California High-Speed Rail Authority 



RFPNo.: HSR 14-32 

Request for Proposals for Design-Build 
Services for Construction Package 4 

Reference Material, Part B.4 
Supplemental Utility Information 


Note: Southern limit of CP4 ends just north of Poplar Ave, at approximately station WS1 5880+00, 
even though this document shows the limit Just north of 7th Standard Road. Work south of the 
contract iimit of WS1 5880+00 shouid not be considered as part of the contract 
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1101 Central Avenue, P.O. Box 8043, Wasco, California 93280- 

0877 



Telephone: (661) 758-5113 Bakersfield: (661) 327-7144 
Facsimile: (661) 758-3219 Email: mail(!3).semitropic. com 


November 25, 2014 


Mi‘. Thomas Grau (Via E-mail) 

URS/HMM/ARUP Joint Venture 
2870 Gateway Oaks Drive, Suite 150 
Sacramento, California 95833 

Subject: California High-Speed Rail Project 

Contract No. HSR 13-17 

RE: HSR-FB-CP 4-Composite Utility Plans-SWSD 
Dear Mi'. Grau: 

In August 2014, the Semitropic Water Storage District (“District”) received the Composite Utility Plans for 
the California High-Speed Rail Project (the Plans), Fresno to Bakersfield Contract Package 4, along with 
your request for this District’s review of each of the di'awLngs. The Plans are understood to be at the 15% 
level of design and are intended to identify and depict potential conflicts between the proposed rail 
alignment and the District’s existing “pipeline” facilities. This letter is to transmit the District’s comments 
on the 15% design Plans for the “pipeline” conflicts. It is understood that conflicts with District “canals” 
will be covered on other HSRA drawings that the Authority will issue at a later date. 

Review of the Plans consisted of comparing the maps and figui'es identifying the potential conflicts 
between District facilities and the proposed rail ahgnment which the District submitted to the High-Speed 
Rail Authority (HSRA) in June 2014. Upon review of each drawing and the Utility Information table on 
each sheet, corrections have been made to address deficiencies which were identified. In particular, while 
the Plans captured conflicts with existing pipelines, they did not address the facilities associated with the 
pipelines, such as wells, turnouts, and well connections, all of which would be impacted by the proposed 
rail alignment. Accordingly, these facilities have been identified on the marked up plans. 

Missing facilities and incorrect infoimation have been identified by the District in red on each drawing. 
Additionally, conflicts with future facilities (reference Figure 7 of the June submittal) and operational 
conflicts (reference Figure 8A and 8B of the June submittal) have not been reflected in the Plans reviewed. 
Such conflicts have a potential for impacting potential relocation of project facilities, not identified on the 
15% design plans. We anticipate that these corrections and the missing information will be noted and 
addressed in forthcoming design plans. 

If you have any questions or require anything else, please call me (at 661-758-5113) or Ms. Isela 
Medina (at 661-327-7601). 


Enclosure 
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(1) MAY REPRESENT THE PRODUCT OF INFORMAL DISCUSSIONS AT A 
TECHNICAL WORKING GROUP MEETING INVOLVING AUTHORITY STAFF, 
CONSULTANTS, AND LOCAL GOVERNMENT REPRESENTATIVES OR 

(2) REPRESENT PRELIMINARY WORKING DRAWINGS PREPARED BY 
AUTHORITY CONSULTANTS AND/OR STAFF THAT ARE SUBJECT TO 
CHANGE IN THE FUTURE. THESE DOCUMENTS AND THE MATTERS 
DEPICTED OR DESCRIBED HAVE NOT BEEN APPROVED OR ACCEPTED 
BY THE CALIFORNIA HIGH-SPEED RAIL AUTHORITY AND DO NOT 
REPRESENT OR CONSTITUTE A MANIFESTATION OR DESCRIPTION OF 
THE AUTHORITY'S POSITION WITH REGARD TO THE MATTERS 
DEPICTED OR DESCRIBED. 
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Shafter^Wasco Irrigation District 


Board of Directors 


D. MARK FRANZ, President 
SAMUEL D. FRANTZ, Vice President 

JOEL ACKERKNECHT 
CRAIG D. FULWYLER 
ROGER RILEY 


P.O. Box 1168 
Wasco, California 93280 

Business Office: (661) 758-5153 
Fax: (661) 758-6167 

Water Department: (661) 758-5369 


General Manager 
DANA S. MIMN 


Office Manager-Treasurer 
CAROLYN WALDRIP 


Legal Counsel 

ERNEST A. CONANT 
SCOTT K. KUNEY 


December 9, 2014 


Mr. Thomas Grau (Via E-mail) 

URS/HMM/ARUP Joint Venture 
2870 Gateway Oaks Drive, Suite 150 
Sacramento, California 95833 

Subject: California High-Speed Rail Project 
Contract No. HSR 13-13 

RE: HSR-FB-CP 4-Composite Utility Plans-SWID 
Dear Mr. Grau: 

In August 2014, the Shatter-Wasco Irrigation District (“District”) received the Composite Utility 
Plans for the California High-Speed Rail Project (the Plans), Fresno to Bakersfield Contract Package 
4, along with your request for this District’s review of each of the drawings. The Plans are understood 
to be at the 15% level of design and are intended to identify and depict potential conflicts between the 
proposed rail alignment and the District’s existing “pipeline” facilities. This letter is to transmit the 
District’s comments on the 15% design Plans for the “pipeline” conflicts. 

Review of the Plans consisted of comparing the maps and figures identifying the potential conflicts 
between District facilities and the proposed rail alignment which the District submitted to the High- 
Speed Rail Authority (HSRA) in June 2014. Upon review of each drawing and the Utility 
Information table on each sheet, corrections have been made to address deficiencies which were 
identified. In particular, while the Plans captured conflicts with existing pipelines, they did not address 
the facilities associated with the pipelines, such as District turnouts, which would be impacted by the 
proposed rail alignment. Accordingly, these facilities have been identified on the marked up plans. 

Missing facilities and incorrect information have been identified by the District in red on each 
drawing. Additionally, conflicts with future facilities (reference Figure 7 of the June submittal) and 
operational conflicts (reference Figure 8A, 8B, and 8C of the June submittal) have not been reflected 
in the Plans reviewed. Such conflicts have a potential for impacting potential relocation of project 
facilities, not identified on the 15% design plans. We anticipate that these corrections and the missing 
information will be noted and addressed in forthcoming design plans. 
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If you have any questions or require anything else, please call me (at 661-758-5153) or Ms. Isela 
Medina (at 661-327-7601). 

Sincerely, 



DANA S. MUNN 
General Manager 


CC: Isela Medina, GEI Consultants, Inc. 

Enclosure 


California High-Speed Rail Project Contract No. HSR 13-13 
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P.O. Box 81435 
Bakersfield, CA 93380-1435 
Administration 
Telephone: 661-393-2696 
Facsimile: 661-393-6884 



33380 Cawelo Avenue 
Bakersfield, CA 93308-9575 
Water Orders and Operations 
Telephone: 661-393-3361 
www.northkernwsd.com 


NORTH KERN WATER STORAGE DISTRICT 


November 25, 2014 


Mr. Thomas Grau (Via E-mail) 

URS/HMM/ARUP Joint Venture 
2870 Gateway Oaks Drive, Suite 150 
Sacramento, California 95833 

Subject: California High-Speed Train Project 

Contract No. HSR 13-11 

RE: HSR-FB-CP 4-Composite Utility Plans-NKWSD 
Dear Mr. Grau: 

In August 2014, the North Kern Water Storage District (“District”) received the Composite Utility Plans 
for the California High-Speed Rail Project (the Plans), Fresno to Bakersfield Contract Package 4, along 
with your request for this District’s review of each of the drawings. The Plans are understood to be at the 
15% level of design and are intended to identify and depict potential conflicts between the proposed rail 
alignment and the District’s existing “pipeline” facilities. This letter is to transmit the District’s comments 
on the 15% design Plans for the “pipeline” conflicts. It is understood that conflicts with District “canals” 
will be covered on other HSRA drawings that the Authority will issue at a later date. 

Review of the Plans consisted of comparing the maps and figures identifying the potential conflicts 
between District facilities and the proposed rail alignment which the District submitted to the High-Speed 
Rail Authority (HSRA) in June 2014. Upon review of each drawing and the Utility Information table on 
each sheet, corrections have been made to address deficiencies which were identified. In particular, while 
the Plans captured conflicts with existing pipelines, they did not address the facilities associated with the 
pipelines, such as lift stations and turnouts, all of which would be impacted by the proposed rail alignment. 
Accordingly, these facilities have been identified on the marked up plans. 

Missing facilities and incorrect information have been identified by the District in red on each drawing. 
Additionally, conflicts with canals (reference Figure 2A, 3A, 4A, 2B, 3B and 4B of the June submittal), 
future facilities (reference Figure 7 of the June submittal) and operational conflicts (reference Figure 8A, 
8B, and 8C of the June submittal) have not been reflected in the Plans reviewed. Such conflicts have a 
potential for impacting potential relocation of project facilities, not identified on the 15% design plans. We 
anticipate that these corrections and the missing information will be noted and addressed in forthcoming 
design plans. 
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If you have any questions or require anything else, please call me (at 661-758-5113) or Ms. Isela 
Medina (at 661-327-7601). 


Very truly yours. 



RICHARD DIAMOND 
General Manager 

CC: Isela Medina, GEI Consultants, Inc. 

Enclosure 
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